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BILL NO. S-87-11-2 / 


SPECIAL ORDINANCE NO. S- OILY 


AN ORDINANCE approving Change Order 
No. 1 (Final), Res. 900-86, Eastland 
Gardens Storm Improvement, with 

John Dehner, Inc., in connection 
with the Board of Public Works 

and Safety of the City of Fort 
Wayne, Indiana. 


NOW, THEREFORE BE IT ORDAINED BY THE COMMON COUNCIL 
OF THE CITY OF FORT WAYNE, INDIANA: 
SECTION 1. That Change Order No. 1 (Final), Res. 900-86 
Eastland Gardens Storm Improvement, with John Dehner, Inc., in 
connection with the Board of Public Works and Safety, for: 
this Change Order and Final is 


necessary to match contract quan- 
tities with actual quantities used; 


involving a net decrease of Nineteen Thousand Three Hundred Twenty- 


Six and 60/100 Dollars ($19,326.60), all as more particularly 
set forth in the specifications, and which is on file with the 
Office of the Board of Public Works and Safety and is by referenc 
incorporated herein, made a part hereof, and is hereby in all 
things ratified, confirmed and approved. 

SECTION 2. That this Ordinance shall be in full force 
and effect from and after its passage and any and all necessary 


approval by the Mayor. 


APPROVED AS TO FORM 
AND LEGALITY 


e ES, 


Bruce O. Bs erger, City Attorney 
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No. | Quantity |_____Description_____ [Unit Price | Decrease 


CHANGE ORDER 


Change Order No. 1 (FINAL) Resolution No. 900-86 
Project No. Board Order No. 46-85 
Name of Project: Eastland Gardens Storm Improvement Date: 6 November 
Se Sas rana VaATcens Corm LMPEOVEHED gar 
TO: JOHN DEHNER, INC. 
(Contractor) 
Gentlemen: 


You are hereby requested to comply with the following changes from the contract plans and 
specifications: 









Description of Change See ees, Change in Contract Price 


Increase 











SEE ATTACHED SHEETS ES 





Hil, 








Total Decrease 116,142.52 


Total Increase 






Net (Decrease) (Hxrxeasexx Contract Price 19,326.60 


96,815.92 


The sum of $__19,326.60 is hereby Xaxxbexxxo9Xdeducted from) the total contract price 
and the final contract price shall be adjusted as follows: 


Original Contract Price 599.209.15 
Current Contract Price Adjusted by Previous Change Order A e 


$1 
2 $—1,599,209.15 
New Contract Price including this Change Order 5 1,5 79,882.55 


The time provided for completion in the contract for this project is (unchanged )>himeneaseds 


(deaneased) by -0- calendar days due to this Change Order. The date for completion 
of all work shall be N/A - Furthermore, this document shall become an 
amendment to the contract and all visions of the contract shall apply hereto. 

yo 
Recommended by: < -¥C-Ccy AAA Chief Engineer Date Y, 10/87 
Accepted by: ee Bran Ne DAD ae Contractors Date EV. 110.157 
Approved by: Cs y fade City Engineer Date 41-20: "8 7 


NA < 
Appro E cion E ee ee Owner Date 2 —/ PR 7 


[Sin KAMI 
Attested by: Rober SV, staf JARANI) erk Date HARRI 


ATTACHMENT TO CHANGE ORDER 









PS ee ange in Contract Price 
Item] Quantity | | Description of Change Decrease | Increase 
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Total Decrease 


Total Increase 





Net (Decrease) (Increase) | Contract Price 


ATTACHMENT TO CHANGE ORDER 
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Decrease Increase 


Description of Change 
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Total Decrease 16,142.52 


Total Increase 26,815.92 








Net (Decrease) (XHRERARRAX . Contract Price 
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Change Order No._1 (FINAL) 
Resolution No. 900-86 
Board Order No. 46-85 


REQUEST AND JUSTIFICATION FOR CHANGE 


Necessity for change: Match contract quantities with actual quantities used 
eee 


A Sah ES ER i E A A AG E A ur 200 ot gts Bor 
a TR a Ey 
Will proposed change alter size of the project? Yes Now X 


If yes, explain 


K——_—_—__—_______ _—___ > 
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Affect on operation and maintenance cost of this project: 


NONE 
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DATE: A 











Passed and adopted by the Common Council of the City of Fort 





Wayne, Indiana, as ( PPROPRE? 2 FET ) 


(SPECIAL) (ZONING-HAP) ORDINANCE (RESSLUZION). NO. Wer: oe 
eee _E_ 0 N 
on the de day ofa bP DS : Š y 19 a 
ee ee i 








Presented vilme: to: the ras Of the City df Fof+ Wayne, Indiana, 


on the ES day of ¡ALIAS A Cae A y 
at the hour of [O ¿20 o'clock pS. -M.,E.S.T. 












Approved and signed by me this LA aay of Ll cren fer) e 


A 7 at the hour of A E 





s oro 
Admn., Anpr. 


TITLE OF ORDINANCE Change Order +1 (Final) Res. 900-86, Eastland Gardens 





DEPARTMENT REQUESTING ORDINANCE Board of Public Works & Safety 





SYNOPSIS OF ORDINANCE Change Order #1 for Res. 900-86, Eastland Gardens 





Storm Improvement, is necessary to match contract quantities 








with actual quantities used. John Dehner, Inc., is the 





Contractor: Eo 
of P2- AE] a 


























EFFECT OF PASSAGE To facilitate completion of project. 











EFFECT OF NON-PASSAGE 








MONEY INVOLVED (DIRECT COSTS, EXPENDITURE, SAVINGS) Decrease of $19,326.60 


ASSTGNED TO COMMITTEE 


BILL NO. 5238/1531 


REPORT OF THE COMMITTEE ON CITY UTILITIES 


WE, YOUR COMMITTEE ON CITY UTILITIES Dd os 
approving Change Order 
A a o RA A 


REFERRED AN (ORDINANCE) (RESOBOREON). 


Final), Res. 900-86, Eastland Gardens Storm Improvement 


in connection with the Board of 


with John PEE Inc. 






HAVE HAD SAID (ORDINANCE)... (RESOLGSTON) UNDER: CONSIDERATION: AND BEG 


if LEAVE TO REPORT BACK TO THE COMMON COUNCIL THAT SAID (ORDINANCE) 


+ (RESOLUNZON) ; 
ES ED ERA 
NO 


YES 


CHARLES B. REDD 
CHAIRMAN RE 
PAUL M. BURNS 
VICE CHAIRMAN IN e 
THOMAS C. HENRY 

E O EAS 
BEN A. EISBART 

a E de O 3 
/ p- ; 
EA SAMUEL J. TALARICO e 
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CONCURRED IN SAAB? SANDRA E. KENNEDY 
CITY CLERK 
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